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CONFIDENTIAL BUENOS AIRES 2637 

FOR A/SY/FO AND NSU 

E.O. 11652: GDS 
TAGS: ASEC 

SUBJECT: SEABEE, SPECIAL PROJECT TEAM, NEW CHANCERY SITE 
REF: A-3130 APRIL 10, 73 

1 . THE COMBINED COMMUNICATIONS CENTER (CCC) IN THE NEW 
CHANCERY IS NEARING THE COMPLETION OF CONSTRUCTION. THE 
TELECOMMUNICATIONS UNIT (TCU) THIS POST HAS MADE A FORMAL 
REQUEST THAT THIS OFFICE MAKE THE NECESSARY ARRANGEMENTS 

FOR A TWO MAN CONSEC TEAM TO ASSIST WITH INTERNAL CONSTRUCTION. 

2. FOR YOUR PLANNING PURPOSES THE FOLLOWING IS FURNISHED: 

A. TEAM COMPOSITION: ONE ELECTRICIAN, ONE BUILDER. 

B. READY DATE: VAULT DOORS HAVE BEEN INSTALLED; CONSTRUCTION 
BY CONTRACTOR AND NECESSARY ELECTRICAL MATERIALS 
REQUIRED FOR SEABEE INSTALLATION EXPECTED TO BE ON HAND 
LAST PART OF JUNE OR EARLY JULY 1976. 
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